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ivgoslav Adwinistwation for the Reconstruction of the Port of Fiume 


Reconstruction of tha post of Pines ad of port inatellations, destroyed 
by the Gerwens in April 19h5, is baing carried out as the result of 
directives of a office of the Yugoslav Military Administration (WU = 
Vojna Uprava Jugoslavenska Armije). This office ia directed by Captein 
Kukoc who le in direct contact with the head of WA, General Holjovac. 
VUJA has created an organization known as the Maritime Inspectorate 
with headquarters iu the Pelezao Adria, to hamwile plans for reconstruc 
tion and repairs, effectuation of plans, supervision of works and the 
practical questions involwed. Heads of the Meritime Inspectorate ares 
coptain Dragustin, military representative of VOUAs; a auperkising 
enginesr, Engineer Merinevich; Ulrector of Worke, Unginser Cicin-Saing 
Pleming Officer, Engineer Hoffman. at the beginning representatives af 
the Comitate Popolare Cittadino ard industrialists wore included in the 
Waxitime Inspectorate, but gince they played no Important role ther 
wera Jaber extluded, ‘ 


Execution of work, after WJA hes received approval from Belgrade end 
transuiited it te the Maritime Inspectorate, ia Iaased ovt to private . 
firme which bid cometitively. In actuality in public bidding every 
mothod is followed te faver Yugoslav firms and to dlsveriminate against, 
fires of Fiums and Istria. Frequently in carrying out work plans, VA, 
instead of maXing use of the Maritime Inspestorste, refers directly 

to the techies] work section of the Comitate Popolara Clttading, a 
proveduve resulting in confusion and dissatisfaction among the varione 
orrices. *. 


The material means at disposition for the worl: are completely insufficient 
end there is no possibility of obtaining noceszary materials in the near 
future. There is only one floating crane of 16 tons » Waereas one of 
25-h0 tons would be indispensable, ‘Twa pile drivers, cna a coupressed 
aizx pite driver, the other a steam pile Grivers have been transported - 

te some other locality, end the cutsequent assigmnent of four divers . 

to the work has proved useless. Dredges, grab claws, cemsat dlock mixere 
are too few and of teo smal] dimensions, Supply of indispensable raw 
materials such as canenh, bricks, rock, wood, sand and lima hag been 

wate extremely difficult by endless red tape which gives rise to the 
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interpretation that orgenized sabotage is in progress. Supply is‘diso 
rendered diffioult by the hestility which existe between Groats and 


Slovensy in the administrative effices. Expenditures on the work 
ron between 10-15 million lire monthiy eid ara paid by VIA. 


ae ; 
Present Status of Corditions in the Port of #inne 


Note: The following information on sonddtiona of 
installations and reconstruction of the ports of 
Flume and Susek is to be used in conjunction mith 
an over~lay of the town plan of Fiume-Susak (3rd 
Rdition = October 19h). The over~lay and tom 
pian may be obtained om loan from this offices for 
& Limited period of time, Thera are also on file 
in this office sketches shoving the condition and 
axtent of demolition damages of the following: 
Napoli. wharf; Genova Wharf; Abruszi Quays and, 
the Carni Breakwtatex. ra 


The quays (banchine) of the port of Fiume extended 5,600 meters and 
incorporated 33 large warchouges and about 40 oranes, at the preasnt 


time only 2,010 meters of the quaye are servicerble, however, to « 


‘large extent without warehouses am! with only ten cranes functioning; 
two more will be functioning soon. Of the 2,010 metera, 00 maters 
are not servicesble in practise because of sunken abip wreckage near 
thé quays which, for varlous reasons, it has not been possible to 
salvage or destroy. At tha present time 350 matere of the quays 
(designated in yellow on the accompanying maps) are being repaired. 
When repairs are finished the following wharfs (mali) and quey (rive) 
desipnated in yellow and green respectively will be servicesbler 


éne £1fth of tha Petrolie port ; 

dtid half of the Scalo Legnami Quay (wood shed) 

AlL of the former <iszo Quay (Zaprebacke Obala) 

One fourth of the forte: Genova Wharf (Gat Viedimira Gortana) 

‘One £42th of the former Ancona Wharf (Gat Otokera Kersovanija) 

quay of the Capitaoria di Porto and the former. Adamic Wharf 
| (Gat Prvi Maj) 

One fifth of tha former Eoamiele iiliberto Quay 

All of tho former Cristofore Colombo Quay (Spliteka cbala) 

Ons half of the former Cagni Breakwater (Lukobran Generala 

Petra Drapsina) 


Tha above include also the 00 meters mentioned in thig paragraph which 
are not approachable because of the wrecks of sunken ships. 


Se 4 - Construction. firme now encaged in work in the poms of Wiume ares 


Former Napoli Wharf (Gat Viadimire Gortana) «+ the firm 
‘fingineor Schranl of Ljubljana with 30 workers 
Forme: Riszo Quay (W. side) - Cooperative Edile of 
_Ljubljena with 25 workera toh ts 
orks on various watchouses = Imprese Cittadina Fiumma 
- with 150 workers — eS 
Former Colombo Quay + Zemalijeka firm of Zagreb with LS 
workers - ; ae 
Former Cegni Breakwater (work on the cranes) - Impresa 
Cittading Finmana with 15 workers | 


Lesa important work such as the tearing down of the warehouses of the 


formar Aneone and Genova Wharfs is carvied owt by about 100 workera 


under the Technical Work Section of the CPC. Once a wesk voluntury 
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work is ordered by the civil authorities in which about 3-l),000 

persons participate for three to four hours. “ith the exception of 
Work done in clearing rubble this work service has little practical 
useful result because of the inability of most of the workers, cam 
fusion, lack of tools, etc. ae 


Daily capacity of the port, when the two cranes of the former Cagnt 
Breakwater have been repaired, will be about 1,500 tons. There are about 
200 skilled port workers for loading and unloading ships. Maritine 
traffic ig limited to Yugoslav ships of medium tonnage carrying goods 
and material of UNRRA origin and sometimes carrying phosphates from 
Tunisia, There is also a local traffic with Dalmatia and Istria 

carried on with motor vessels (motovélieri) transporting coal from 
arsia, wood, and various goods. Yugoslav Navy ships or submarines have 
not. been observed with the exception of a few minesweepers or armed 
motor vessels which usually moor at the east end of the former buca. 
degli Abruzei Guay (Ljubljansk Obala). Frequent visits have been 

nade to inspect the work in progress by General Holjevae anc other 
Yugoslav officers, as well as by Russian technicians in civilian clothes. 
None of these inspecting personnel showed any technical competence. 


Tha following information deserlbes the corresponding numbers on the 
over~lay of the town plan of the ports of Fiumo-Susalk. _ 


‘Le Throo large matallic gaseline tanks constituting part of the 

: ROMSA establishment (Raffineria pebrolio), have been repaired 
(green). Another three tanks are in m advarieed state of 
construction (yellow). Gne is completely destroyed, (red). 
Sections of the port designated in red ave not serviceable; rec 
circular symbols designate gaps caused by mines. Sections 
showm in green are serviceablc. The warehouse near the port 
is destroyed (red) with exception of the part designated in 
sreen which is serviceable. The railroad Spur designated in 
red is destroyed. 


2, Walf of the Sealo Legnaml Guay is serviceable (green). A 
new railroad spur has been constructed leading to.the Scalo 
Lognami, Guay. The section of the quay designe ed in red was 
destroyed and is not in functioning condition. _ 


30. The small harbor of Mandracchio, as well as neighboring 
buildings, is completely destroyed (red). ‘Red sircular | 
syuibols desicnate the larger gaps. 


4. Of the two large metallic tanks, one (red) is destroyed, one 
(green) is serviceable. The serviceable tank is set up with 

‘a jetty (pontile), with pump for fueling ships with diesel i 
oil, and is connected to the rallroad by a new railroad spurs 


- $3 Former Paleriao Wharf: the west quay (ved) is unserviceable 
because of two gaps and other damase. The pier—head and east 
quay (red) ave also damaged and unserviceable. The searchlight 
at the pler-head is functioning. “arehouse No. 23 on the “‘Thert 
48 twoebrirds destroyed (red); the middle part of the warehouse 
(green) is serviceable. The two yellow symbols at the base of 
the wharf designate two gaps being repaired. ’ 


& Fortier Rizso Quay: is*completely unserviceable with the 
exception of the section (designated in yellow, being repaired) 
joining it to the former Palermo Wharf, There are six 
functioning cranes (one and a half tons) on the former Rizzo 
Quay. Warehouses Nos. 18, 19, 20, 21, 22, are serviceable, 
(green)o” The wharf has installations for fresh water (blue) 
The railroad spur is functioning. ~ is 
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Yo Former Napoli wharf; the west quay and the pier~head are being 
repaired (yellow), The east quay (Figure 7), formerly 
unserviceable because of two gaps, has been repaired vith wooden 
structures which hinder action of the four cranes on the quay. 
The underwater part of the quay projects about three meters. 

The warehouse (No. 17) of the wharf is serviceuble (green). The 
Wharf has installations for fresh water (blue). 

8. Former Thaon di Revel guay (beogradska ebula): is completely 
unserviceable and is aluost totally destroyed (red); there are 
nine gaps. Near the quay there are two small wrecked ships and 
the wreckage at the motership RAMB ITI, 6,000 tons. Warchouses 
adjacent are: No. 16, destroyed (rad); Nos. Ih, 15, being 
repalred (yellow); Nos. .12, 13, veing repaired and partly 
serviceable (yellow and green), The building designet ed in 
Green near Warehouse No. 12 is the Port Workers! Clubhouse, 

The wharf has installations for fresh water, ; 


2« Former Genova Sharf; the first half of the west quay is destroyeds 
there are two gaps (red). The second seobion of the quay (green) 
is serviceable. The pierheud of the whar? (red) is destroyed. 

The east quey is unserviceuble for three-quarters of its length, - 
serviceable for one-quarter of its Length (green); there are 
three gaps (red). Near the plerslead end of the east quay there 
is a sunken submarine. The four warehouses of the wharf are 
coupletely destroyed and are being torn dowm to salvage the 
bricks (red). At the base, of the wharf there are installations 
for fresh water (blue). (Figure 9). 


LO. Former duca degli Abruzzi Quay: is totally unserviceable, There’ 
are seven gaps. At the pier-head end there are usually moored 
six small units of the Yugoslav Navy. Warehouses Mos. 5, 6, and 
7, are being repaired (yellow). In Yarehouse No. 5 there is a 
dump of material belonging to the Yugoslav Navy, in large part 
of UNRRA origin. The quay has installations for fresh water 
(blue). With reference to tie condition of the quay. see figures 
LO and 10a. 


il. Former Ancona Nharf; the first section (red )} of the west quay is 

, underviceable. There 1s one gap. The second section (green) 
is serviceable. The pier~head of the wharf and the east side 
(red) are not serviceuble. Warehouses Nos. Ls 2, 3, and h, are 
destroyed aid are being torn dow for salvace of materials. 
An Italian destroyer is submerged near ‘the east quay. At the base of 
the east quay there are several smell wrecked boats. Two of these 
boats will be extremely difficult to move as they are large dredges. 
One has cement sides and the other wood or steel sides. The wharf 
has installations for fresh water, — 


12. Quay of the Captain of the Port (Capitaneria di porto}: the section 
designs ed in green is serviceable; it has one functioning crane. 
The building designated in red is destroyed. The palazzo of the 
Capitaneria is being repaired (yellow). The red symbols along 
the quay between the Capitaneria and the Adamie vharf designate 
two gaps. Adamic Wharf: entirely serviceable (green). Has one 
functioning crane, 


13. Former Hmarmele Filiberto quay: sections in red designate danazge 


and gaps. The green section designates the serviceable part of 
the quay.. 


1h. Former Stocco ‘harf: completely destroyce thee aw 


sunken schooner near the pler-head. 


15.. Former Colombo Quay: north extremity (red) is destroyed. A sunken 
motorship is located near it. Sections of the quay in yellow 
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fresh water. The railroad spur is functioning normally. Red 
symbols at the south extremity near the bridge designate to 
Paps. ; 


The rotary bridge (ponto girovolo) was destroyed and has been 
replaced with a fixed Eailey bridge (yellow). The first section 
of the former Cugni ‘hart breakwater (molo diza} is serviceable 
(green). 

Serviceable section of the former Cagni Ereakwater is desicnated 
in green. Two cranes (one and a half tons) have been installad. 
They can be used as soon as clectrical connections have been 
installed. The double track railroad spur is functioning. 


. Damaged and unserviceable section of the former Cagni Breakwater 


with eix gaps (red). . 


serviceable section of the former Cagni Breakwater. Half of 
this section oannot be approached because of two sunken schooners 
of mediun size. 


Pier~head ead of the former Cayni Breakwater damaged with three 
gaps Yepaired outboard. The entire outboard sides of the 
brealwater are in good condition and fulfill breakwater function. 
The searchlight is functioning. 


Railroad station in Fiume. Has heen repaired and is totally 
serviceable (green). 


Principal lichthouse (formerly vistole up to 25 miles) destroyed 
by the Geruwahs, replaced with a searshlight (riflettere a raggio 
fisso). The railroad bridge near the lighthouse was destroyed 
(red) and has beon replaced with a surface level track. 


Loading platforma (piano caricatore) designated in purple, used by 
the army to loac train cars with artillery, vehicles, live-stock. 


Same ag 23. 


Offices of the Railroad Administration, serviceable (ereen) with 
exueption of a destroyed section (red). The warchouse nearby is 
serviceable (green). 


Wharf north of Port of Susak: creen section is serviceable, red 
section destroyed. The searchlight is functioning. 


Former Karageergovich quay: Section designated in green is 
serviceuble, section in yellow boing repaired, red scetion is 
destroyed. The warehouse designated in yellow is being repaired, 
warehouse in red is destroyed. 


Cbala ‘uay is serviceuble (greet). 
Forner Naroic “wharf is corpletely destroyed (red). 


Former Re Alessandro 1° Quay and south Wharf: completely 
destroyed. 


Five large gaps. Searchlight is functioning. eanrrey 


Railroad bridge is destroyed (red). The tito banks of the 
Carale colla Fiumara are in normal condition (green) with the 
exception of a gap being repaired on the east bank (yellow). 


Nallroad drawbridge (ponte ferroviario alzabile) serviceable 
(sreen). This bridge will be reinforced. 
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It is to be expected that thig narrowing will cause overflow 
of banke at the first winter high tide. 


356 Railroad bridge over the Eneo River is serviceable. 
36. Railroad locomotive dump and workshop: being repaired (yellow). 
3ts Section of the former Cagni Breakwater damaped and rebuilt with 
reduced dimensions (red = see Figure 37). iy a single vehicle 
ov railroad car can pass at a time. The spur is serviceable, 
Neayx the quay there is a sunken floating dock about 50 «acters 
long. . 


38. Hangars of the Whitehead Torpedo Factory, destroyed (red). 
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